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ING PROGRAM MANAGER 
TRADE 



j ^CHIEF ENVIRONMENTAL ENGINEER 


B-2 LEVEL REMOVAL QUANTITY SCHEDULE 

WORK AREA 

ACM QUANTITY 

1 

14 SQUARE FEET OF F1REFR0OFWG 

2 

1 SQUARE FEET OF F1REPR00RNG 

3 

1 SQUARE FEET OF R REPROOFING 

4 

1 SQUARE FEET OF FREPffcOFlNC 

5 

5 SQUARE FEET 0? FTREPftOOFINC 

6 

40 SQUARE FEET OF FlftEPROOFWG 

7 

100 SQUARE FEET OF FIREPROOFING 

6 

14 SQUARE FEET OF RREPfWOFWC 

9 

30 SQUARE FEET OF FtftEFfPOOFJNG 

10 

13 SQUARE FEET OF F»REPf?OOFWG 

11 

6 SQUARE FEET OF FIREPROOFING 

- 


WTC-1 



K S*OT FIREPROOFING ABATEMENT SHALL BE CONDUCTED AT 
LOCATIONS AS NOTED, 

2. CONTRACTOR SHALL VERIFY AND COORDINATE WITH THE ENGINEER 
WASTE WATER DISPOSAL LOCATION N THE HELD, 

3- REMOTE WORKER DEC0N SHALL 8E LOCATEO AS NOTED. 


WTC-2 


KEY PIAH 


LEGEND 

V////A 

ASSESTOS-COHTAJHMO rTREPROOTOtt 
K REMOVED APPROX. ELEV* 10* AFT 


WATER SOURCE AKD DRAIN 


ELECTRICAL POWER SOURCE 

• 

FIRE EXTINGUISHER 

1 HMH | 
1 OCCOH | 

0EC0KTAMMAT10H 
UWT LOCATION 

® 

INDICATES WORK AREA OES^TION 

AFT 

A9QVE FWSHED aOOR 




No. Date Revrston 


Approved 


en ?m mi to i &a mkm. 


mete 


ENVIRONMENTAL 


Titlo 


81/B2 LEVELS 

FIREPROOFING ABATEMENT 
AND REPLACEMENT 


ASBESTOS ABATEMENT PLAN 
B2 LEVEL SOUTH 


Thb drawing subject to coodffions 5n Contract « 
inventions, ideo* designs and methods herein are 
reserved to Port Authority ond may not to used 

without its written consent 
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